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RAWING  defigns,  making  out  bills  of  fcantling, 
colleding  materials,  and  flicking  up  fluff,  are  to  be 
charged  by  the  carpenter  in  proportion  to  the  trouble. 

In  taking  dimenfions  of  floors  of  joifl  in  brick  build- 
ings add  nine  inches,  and  in  (lone  buildings  add  twelve 
inches  to  the  length  of  the  joifl  more  than  the  clear  of  the 
wall. 

In  frame  buildings  meafurc  to  the  ends  of  the  joifl: s  by 
jthe  clear  of  the  buildings. 

Of  rafters,  take  the  length  from  the  top  to  the  back  of 
the  cornice,  if  pieced  out ;  but  if  not  pieced,  only  to 
the  other  end  of  the  rafter. — If  the  laths  are  fupported 
by  pieces  on  the  wall,  meafure  for  the  width  of  thofe 
walls ;  but  if  they  are  not  thus  fupported,  then  only  to 
the  clear  width  between  the  wallg. 

In  frame  buildings  all  the  fuperficial  dimenfions  of  the 
fides  and  ends  are  to  be  taken,  the  length  of  all  collar 
teams  are  to  be  taken  on  the  underfide  to  the  out-edge  of 
the  rafter,  by  the  fame  width  they  are  meafured  and  added 
to  their  dimenfions. 

Of  partitions,  add  three  inches  to  the  height  of  the 
flory,  for  nailing,  and  make  no  dedudion  for  door- ways. 
All  fhingled  roofs  or  boarded  are  meafured  without  any 
^edudliqn  for  windows,  doors  or  chimnies. — For  cornice^ 
take  the  longeft  fillet  for  the  length,  and  for  mantles  girt 
the  top  with  the  cornice  and  bed-mould  j  but  for  kitchen 
mantles,  take  only  from  the  top  edge  of  the  (helfj  for 
the  girt  ^Q  the  bottom  of  the  rail. — ^To  meafure  columns 
pr  pilalters,  tc»ke  the  length  of  the  (haft  of  pilafter  or  co- 
lumn, and  of  the  die  of  the  pedeftal  between  the  mould- 
inp;;:  by  the  girt,  take  the  length  of  the  moft  projecting 
fiiic^t,  or  part  of  the  mouldings  of  the  bafe  or  capital  for 
the  length,  and  girt  into  the  mouldings  for  the  breadth, 
and  the  fame  method  for  the  bafe  and  cornice  of  the  pe- 
deilal ,  alfo  girt  the  frieze  and  architrave  for  the  breadth, 
by  the  upper  fillet  of  the  architrave  for  the  length. — 
Girt  the  cornice,  and  take  the  length  of  the  upper  fillet 
of  that  member  for  its  dimenfions. 


Prices  of  Work. 


V^OMMON  cieling  joift  without  board  floors  on  them, 
from  4  to  6  inches  deep,  per  fqnare  from  4  to 

Sleepers  for  cellars  or  ftorcs,  alfo  framed  floors,  of  joifl 
riot  exceeding  8  inches  deep  (without  girders) — alfo, 
roofs  of  fmall  buildings,  and  ftables  or  fhdps,  the  polls 
about  6  inches,  and  fills  6  or  7,  per  fquare  from  5  to 

If  framed  with  fl:ufF  hewed  by  fome  other  perfon,  from  7  to 
The  heiving  of  stuff  to  be  a  feparate  charge. 

Framing  floors  of  joift  9  inches  deep,  per  fquare 

10  inches  deep 

1 1  inches  deep 

12  inches  deep         -  - 

13  inches  deep  - 

14  inches  deep  -  -  - 
Thefe  joifts  are  fuppofed  to  be  from  13  to  14  inches  apart 

in  the  clear,  but  if  nearer,  or  more  diftant,  charge  in 
proportion -Joifls  double-tuiked  in  one  girder  add  one- 
fourth  of  the  above  prices  to  every  fquare,  and  in  pro- 
portion if  more  girders.— .-When  floors  are  bridged,  add 
two-thirds  to  thofe  prices,  and  if  there  are  cieling  joift 
framed  into  bearing  joifts  or  girders  add  per  fquare 
Framing  or  trimming  over  cellar  doors  and  windows  in  any 
of  the  foregoing  floors,  charge  from  one-third  to  one- 
fourth  of  the  price  to  every  fquare  for  each  door  or  win- 
dow fo  framed. 


jf .   s,  d. 
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Of  7  inches  deep,  per  foot  running 

But  if  two  or  more  in  one  floor,  per  foot  each 

8  inches  deep,  per  foot  -  -                    - 
Two  or  more  in  one  floor  -                 -                 . 

9  inches  deep,  per  foot  -  .                    . 
Two  or  more  in  one  floor  -                    .                   - 

10  inches  deep,  per  foot  -  ,  • 
Two  or  more                  -  -  -.                 « 

1 1  inches  deep,  per  foot  -  -  . 
Two  or  more  -  -  -  - 
16  inches  deep,  per  foot  «  , 

Two  or  more                  -  -  «                . 

13  inches  deep,  per  foot  -  •                  - 

Two  or  more  -  -  -  . 
14,  15,  16,  17  or  18  inches  deep,  per  foot  from  Is,  9d,  tq 


7 
9 

9 
10 
11 

12 
14 
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If  two  or  more  in  one  floor,  from  2^,  to  -  -  3 

If  any  of  the  girders  are  truffed,  add  per  foot  -  1     6 

And  if  bolted  together,  add  per  foot  more  -  2 

Girders  laid  under  joift  to  be  valued  at  tv/o-tnirds  of  the 
price  fuch  would  be  if  framed  ;  and  all  uprights  under 
girders,  if  rough,  valued  at  \d,  per  foot  for  each  inch 
they  are  fquare,  viz.  if  8  inches  fquare,  then  8c/.  per 
foot  by  the  length  of  the  piece. 

i\7ote— .If  girders  are  framed  edgeways,  meafure  them 
on  the  edge,  or  as  deep  as  the  joift,  if  they  exceed 
the  narrow  way  of  the  girder. 
If  girders  are  plained  or  chamfered,  value  according 
to  the  work. 
Frame  houfes  or  ftores,  full  fludded,  fit  for  plaiftering,  per  fq.  10 
Wall  plates  and  raifing  pieces,  meafured  fide  and  edge  by 

their  length,  per  fquare,  from  \0s,  to  -  IS 

Roofs 

jf .  s*   d. 

Framed  with  collar  beams,  the  fcantling  from  4  to  6 
inches  in  the  middle  of  the  rafter,  and  !>  inches  thick 
about  20  inches  difliant,  from  ts,  to  -  10 

Ditto  the  rafters  from  6  to  7  in  the  middle  by  3|-  inches 

thick  and  about  18  inches  apart,  per  fquare  -  12 

Roofs  framed  with  two  collar  beams  and  fhort  rafter  on 
the  top,  and  a  board  nailed  from  the  lower  collar  beam 
to  the  top  of  tho  rafter,  the  lower  rafter  being  6i  or 
7  inches  in  the  middle  by  3-|  inches  thick,  per  fquare  15 

The  boards  to  be  the  fame  price  per  foot,  running. 

Roofs  framed  with  principals  &purlines,  a  collar  beam  to 
each  principal,  (the  collar  beam  meafured  fide  and  edge 
by  their  length)  per  fquare  -  >  i 

Roofs  framed  with  principal  beams,  king-poil  braces  and 
purlines,  the  principal  rafter  at  9  or  10  feet  diftance, 
meafure  the  outfide  as  before  ;  but  to  meafure  the  in- 
ternal framing,  take  the  length  of  the  principal  by  half 
the  perpendicular  height,  from  the  bottom  edg«  of  the 
b«am  to  the  top  of  the  rafter,  per  fquare  -  16 

If  the  floor  is  framed  fuitable  for  boarding,  meafure  as 

ufual ;  if  cieling  joifl,  only  cliargc  them  per  fquare  10 

Roofs  framed  with  king-pofts,  collar  beams,  hammer 
beams,  braces  and  purlins,  each  principal  at  9  or  10  feet 
diftance,  extending  from  40  to  45  feet,  per  fquare  1   10 

If  fuch  roofs  fpan  60  feet,  per  fquare  -  117     6 

The  v/all  plates  at  the  above  price. 

To  meafure  thofe  roofs,  take  the  fuperficial  contents  of 
the  outiide  framing,  and  for  the  internal  framing  take 
the  length  of  the  back  of  the  rafter,  by  the  length  of  a 
line  fuppofed  to  be  drawn  at  right  angles,  from  the  back 
of  the  rafter  to  the  lower  edge  of  the  collar  beam  un- 
der the  middle  of  the  king-poft 
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lilach  principal  in  this  roof  is  ruppoled  to  have   but 
one  king-poft  ;  if  more  are  required,  increafe  the 
price  proportionably. 
l?raming  arched  cidings  tci  the  fbregoing  roofs,  per  fquare    I 
Groins  in  the  cielings  are  to  be  meafured  fuperficially 

at  double  the  aforefaid  prices. 
If  there  are  hips  or  vallies  in  the  foregoing  roofs, 
charge  them  at  double  the  foregoing  price. 
All  fcaffolding  necelTary  for  raifmg  the  above  roofs  to  be 
charged  for  by  the  time  fpent  thereat.- — Framing  h  foot 
boards  to  double  pitch  or  curb  roofs,  per  foot,  lineal  1 


Shingling. 


o 


Shingling  eve  courfes  of  upperpltch  to  curb  roof,  per  foot 

lineal         charge  -  -  »  I 

New  lathing  and  {hingling  3  feet  fhingles  1 1  inch  ccurfes 

per  fquare  -  =  -  12 

Ditto  10  inch  courfes,  per  fquare  -  -  1 

9  inch  courfes  -  -  14 

8  inch  courfes  .  -  ^3 

7  inch  courfes  -  »  15     6 

2  feet  Qiingles  7  inch  courfes  -  -  18 

6  inch  courfes  -  1 

5-i  inch  courfes  -  11 

18  inch  fhingles  5  inches  wide  4i  inch  courfes  1     6 

4  inch  courfes  1   10 

Common  13  inch  fr/uigles  4-|  inch  courfes  -  110 

4  inch  courfes  -  112     6 

Pupping  off  old  fliingles^  and  Ihingling  again  with 
either  of  the  foregoing  kinds  of  (liingles  and 
courfes,  charge  at  the  fame  price  as  new  lathing 
smd  (hingling  ;  but  if  there  are  new  laths  put  on, 
?.dd  one-fourth  of  the  price  according  to  the 
courfes. 
Altering  laths,  or  other  repairs,  to  be  charged  by  the 

time. Shingling  hips  or  vallies  to  be  charged 

double  price. 
Valley  gutters  prepared  for  lead  or  copper,  per  foot  running  5 

If  they  are  fhlngled,  add  in  proportion. 
Lathing  and  fiiingling  penthoufes  or  necelTary  houfcs, 
add  one-lialf  of  the  price  of  each  fort  of  fiiingling 
before  defcribed. 
Rafters  and  joitt  of  penthoufes,  per  fquare  -  12 

Cieling  and  end  boards  of  penthoufes,  per  foot  fuperfuial  2 

Cornice  and  facier,  per  foot  running  -  I 

NecelTary  HoufeS,    per  foot  running  for  the  frauiC  3 

The  top  frame  if  plained,  per  foot  running                     -  4 

Boarding  pbined  and  grooved  both  fides,  per  foot  fu]>erficlai  v^ 

Joift  floors  of  brick  neceffarics  may  be  per  foot  fuperiicial  3 

Seats  of  boards,  neatly  finiQicd,  per  foot  funerficial                ^  r 

Ditto  of  plank                                                       do,                -  1 
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Or  charge  the  board  feats  at  4d,  per  foot,  and  9d,  to 
I2d.  each  hole.— The  plank  feats  at  8d,  and  1 5d,  to 
25.  each  hole. 
All  {hingling  neatly  butted,  add  per  fquare  -  *     1 

Dormer  Windows. 

Flat  ttrps  containing  12  lights,  of  8  by   10  glafs,  of  a 

middling  pitch,  with  flngle  cornice  cheeks  boarded,  each       1   1 0 
Ditto  with  ihingled  cheek  -  -  117 


Ridge  Dormers 


With  boarded  cheeks,  each  -  •  2  10 

Double  boarded  to  appear  as  fhingling  -  2  15 

Shingled  cheeks  -  _  3 

If  the  cornice  of  any  of  the  foregoing  dormer*  are 
done  otherwife  than  plain,  or  the  (hingling  fhorter 
courfes  than  common,  for  3  feet  ftiingles,  value 
them  accordingly. 
Arched  or  niche  dormers  of  3  lights  wide  and  3  high  to 
the  impoft,   with  blocks  to  the   fpring   of  the    arch,   a 
plain  fcroll  bracket  oh  each  fide,  with  fiiingled  cheeks        4  15 
Dittb  as  lad  defcribed  and  4  lights  to  the   fpring  of  the 

arch  -  -  5 

Ditto  with  a  plain  double  cornice,  pilaflers  and  brackets        7  \6 
Shingling  old  fiat  dormers,  add  the  top  to  the  other 
part  of  the  roof  at  the  fame  price. 
Shingling  the  cheeks  of  flat  dormers,  from  lOs*  to  15 

Ditto  the  roof  of  ridge  dormers  -  1 5 

Ditto  roof  and  cheeks  of  ditto  -  15 

Thefe  are  fuppofed  to  be  of  a  middling  fize  and  3 
feet  fhirigles  ;  if  fhorter  fhingles  arc  ufed,  add 
accordingly. 

Ttap  Doors  and  Cheeks,  from  7s»  ed.  each  door  to       lo 

If  lined,  add  -  -3 

Door  Frames, 

£»   s,    d, 

i^lain  with  rabbets  and  bead,  per  foot  lineal                      -  4 

With  fuitable  fluff  from  5  to  6  inches  fqilare,  per  foot  6 

With  tranfoms,  per  foot                          -                         "  ^T 
With  mouldings  and  rabbets,  fluff  6  or  7  inches  fquare, 

per  foot  8 
Door  frames  made  three  or  more  (lories  high,  of  fluff  6 
inches  thick  and  from  10  to  15  inches  wide,  with  tran- 
foms, from  1^.  to  16 

Window   Frames, 

Plain  with  proper  rabbets^  and  without  mouldings  or  box- 
ing for  weights  -  -  4^ 

With  proper  raWbets  and  boxing  for  weights,  without 
mouldings,  per  foot 


5 
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With  mouldings  on  the  face  and  without  boxing  for  weights  5 

With  mouldings  and  boxed  for  weights  without  flmtter 

rabbets  -  -  -  5 

With  proper  mouldings,  rabbets  and  boxing  for  weights, 

fluff  4i  by  5  inches  -  -  6 

Window  frames,  full  trimmed,  of  the  beft  kind,  per  foot  7 

But  if  double  boxed,  per  foot  -  -  10 

Gafed  frames  plain  for  window  glafs  8  or  S-i  by  1 1  inches, 
made  of  plank  and  boards  fuitable,  the  iniide  cafings 
included,  per  foot  -  -  10-|- 

Ditto  with  mouldings  on  the  front,  per  foot  -  11 

Ditto  plain,  fuitable  for  fafhes  of  glafs    10  by   13  or   14 

inches,  the  infide  cafings  included,  per  foot  -  14 

Cafed  frames,  with  proper  mouldings  on  the  front,  per  foot  I     6 

Frames  made  of  red    cedar  for  cellars   vaults,  with  rab- 
bets without  mouldings,  the  fluff  hewed,  per  foot  7 
If  boxed  for  weights,  add  per  foot                              -  1 
For  every  bar  let  in  window  frames                             -                           6 
If  any  of  the  foregoing  window  frames  are  of  larger 
flufFthan  common,  add  to  the  price  proportionably. 
The    arched   part    of  common    plain    frames    to    be 
charged  3  times  the  price  of  the  flrai!:  part,  and  thofe 
with  mouldings  at  4  times  the  price  of  flrait,  fup- 
pofing  them  to  be  a  femicircle  and  meafured  on  the 
extreme  of  the  circular  part. 

Moulding  Sills  to  windows  or  doors  fpiked  or  worked 
out  of  the  folid,  (if  their  projections  are  equal)  charge 
for  each  in  proportion  to  the  length,  from  Ss,  to  3     9 

Window  flools  moulded,  rabbeted  and  properly  fixed,  each  6 

Infide  Door  Frames, 

£.  s,   d. 
Made  of  %  inch  plank,  each                      -  -                  5 
With  dolible  heads                           -                           -  6     6 
Made  of  3  inch  plank                            -  -                     6 
Ditto  with  double  heads                           -  -                 8 
If  there  is  fingle  moulding  round  fuch  door  cafes,  to  re- 
ceive the  plaillering  charge,  from  1^.  6c/.  to  -                2 

Cafings. 

Door  jambs  in  frame  buildings  rabbeted,  per  foot  lineal  4 

Cafing  finds  for  window  fafhes  of  12  or  16  lights,  per  window    3 

Or  charge  them  at  Ad,  per  foot  running. 
If  fills  are  made  of  plank  or  fcautling  rabbeted  for  fhutters, 

charge  for  each  -  -  9 

Door  way  jambs  of  boards  in  9  inch  walls,  ilngle  rabbet, 

charge  per  foot  lineal  -  -  7 

Ditto  2  inch  plank,  per  foot  -  -  8 

Ditto  with  boards  in  14  inch  walls  -  9 

Ditto  with  plank  in  14  inch  walla  -  10 


(      8      ) 
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Jambs  tVdmed  with  a  -|  quarter  round  3  pannels  in  each 
jamb,  the  pannels  railed  with  a  moulding,  fuperficial 
per  foot  -  -  -  12 

Ditto  with  a  ^  quarter-round,  per  foot  -  16 

If  framed  with  an  ogee  or  ovolo,  or  bead  and  flufh,  add  per  foot  1 

ii  there  are  circular  fofHts  charge  them  ai  four  ttmes 
the  price  of  the  jambs* 
"Narrow  plain  jambs,  or  other  canngs  not  exceeding  five; 

inches  wide,  per  foot  Uneal,  from  '2d,  to  3 

If  broader,  add  per  inch  -  =,  .  . 

If  a  moulding  is  nailed  on,  add  per  foot  -  \'_ 

If  there  is  only  a  bead  or  ovolo  worked  on,  charge  per  foot  3J 

Single  corner  cafmgs  placed  to  receive  plaiilering,  with  a 

bead  on  the  edge,  per  foot  lineal  -  -  4 

Ditto  on  two  fides  of  the  corner,  with  a  neat  faddle  bead  r> 

Plain  Ililes  nailed  on  jamb  cafings,  with  a  bead  on  the  inner 
edge,  and  without  ovolo  or  large  moulding,  charge  per 
foot  lineal,  if  framed  -  ..  4, 

But  if  not  framed  -  -  5 

Rabbets  Or  calings  in  clofets  per  fet,  from  1^.  o*^.  to  2     6 

Gafings  before  fafnes  of  1 2  or  1 5  lights,  glafs  8  by  10,  per  windo'vy  I     9 
Ditto  18  or  24  lights,  glafs  as  before  2     ^ 

Thefe  cafmgs  are  to  be  tongued  into  the  jambs. 
Beading  before  fafhes  in  cafed  frames,  windows  of  18  or  2A> 

lights,  glafs  9  by  12,  per  window  -  2     6 

Weather  Boarding. 

£.  s.   d 

Rough,  per  Iquare                            -                           =  4 

pointed  only                        -                         -                         -  5 

Grooved  or  fprung                           -                           =  7 
Plained  and  grooved,  or  fprung  and  beaded,  the  boards  of 

a  middling  width,  per  fquarc                              -  10 

Plained  grooved  and  ftrait  joint                              -  15 

When  only  jointed,  beaded  and  lapt                         »  f^ 

Floors. 

Rough  of  boards,  per  fquare                       =•                       „  4, 

Jointed  only                               -                               -  5     k) 

Grooved                           -                           -                           -  7 

Grooved  and  fapt                           •-                           -  11 

Behind  alldins,  rough                           -                           _  5 
Of  cedar  or  pine,  (not  fapt)  plained  and  grooved,  from  1  k*^.  to      15 

Sapt,  plained  and  grooved,  from  I5>:7.  to                    -  1{^ 
Sapt,  plained  and  grooved,  or  fquare  zd^z  and  ftrait  joint, 

from  l^j.  to  -  -  11 

With  quartered  TtufT,  fquare  edge  cc  iirait  joint,  from  24j,  to     1     6 

The  above  floors  are  fuppofcd  to  he  of  inch  (■uff. 
Floors  of  li  inch  fluff,  p!ained,  jointed  and  nailed  through, 

from   14.?.  to                                                           -  '  ' 
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If  fuch  boards  are  grooved,  add  per  fquare 

Of  quartered  ftiifF  boards  from  6  to  7  inches  wide 

fquare  edge  and  flrait  joint  from  22s»  to 
If  thefc  laft  be  grooved,  add  per  fquare  from  3^.  to 
Of  1^  inch  boards  from  3  to  6  inches  wide,  fquare  edge 

and  ftrait  joint,  from  24^.  to 
If  thefe  are  grooved,  add  per  fquare,  from  5^.  to 

If  floors  are  nailed  in  the  edge,  the  heading  joints 
tongued,  add  one-fourth  of  thofe  prices   to   each 
article  ;  and  if  fuch  floors  are  dowelled,  add  one- 
fourth  more* 
Plank  floors  laid  rough,  per  fquare 
Ditto  jointed  only 
If  fapt,  add  per  fquare 

Partitions. 


£• 


S. 

2 

4 
4 


1  10 
6 


8 

14 

7 


£' 


s, 

a 

10 
10 

11 


Rough  or  afhlins,  per  fquare 

Ditto  properly  braced  with  boards,  from  8^.  to 

Studded  partitions,  per  fquare 

Ditto  with  braces,  only  nailed  not  framed 

TrufTed,  framed  with  pofts  and  braces  about  10  or  12  inches 
by  14  inches,  either  ftrapt  to  girder  or  framed  with  a 
fill  -  -  1 

Ditto  with  fmaller  ftuflf  than  laft  defcribed,  from  20^.  to        1 
Studded  partition  round  geometrical  flairs. 

Partitions  of  cedar  or  pine  boards  not  fapt,  plained  ofie 
Ude  and  grooved,  per  fquare  from  12^.  to 

Ditto  plained  both  fides  and  grooved,  per  fquare  from  i5s»  to   18 

Ditto  of  pine  boards  fapt,  plained  one  fide  and  grooved  17 

Ditto  plained  both  fides,  fapt  and  grooved  -  1 


10 
10 


15 


Doors. 


£' 


Ledge  doors  made  of  cedar  or  fap-pine  boards  plained  and 
grooved,  (hangings  and  faftcnings  included)  meafuring 

about  20  feet,  for  each                           -                      -  6 

Ditto  hung  with  hooks  and  hinges  well  rivetted  7 

Of  pine  boards  plained,  fapt  and  groove  beaded  7 

Thefc  lafl  hung  with  hooks  and  hinges  rivetted-  8 
When  thofe  lafl  mentioned  doors  are  battened  in  two, 

four  or  fix  pannels,  charge  for  each  door  from  12^.  6d,  to  15 

And  if  double  hung,   add  for  the  hanging                    -  2 

Doors  made  of  two  thicknefles  of  pine,  crofling 

feach  other,  plained,  fapt  and  grooved,  meafuring  about 

2o  feet,  hangings  &:  faflenings  included,  for  each  door  12 


d. 
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When  hung  double,  mcafuring  about  30  feet,  charge  for 

both  doors  -  -  14 

If  doors  are  larger  or  fmaller  than  the  foregoing  j  add 
or  diminifh  difcretionally. 


Pannel  Doors, 


Framed,  fquare  in  two  or  four  pannels,  raifed  on  one  fide, 

charge  per  yard  -  .  .  5 

Two  or  four  pannel  doors   framed   with  half  inch 
quarter  round,  charge  per  yard  7s,  or  9d,^  per  foot. 
Six  pannel  doors  framed  with  half  inch,  quarter  round, 

raifed  on  one  fide,  charge  per  foot  -  10 

Two  or  four  pannel  doors,  mouldings  on  both  fides, 
raifed  on  one  fide,  per  yd.  7s,  9d,  or  lOJ.^  per  foot. 
Ditto  double  work,  per  yard  8^.  6d.  or  1 15.4  per  foot. 
Ditto  double  work,  per  foot  -  I 

If  framed  with  ovolo  or  ogee,  add  per  foot  for  each 

fide  fo  done  J,  or  6^.  per  yard. 
If  a  moulding  is  in  the  pannel  of  thofe  doors,  add 
per  yard  4d.  or  ^  per  foot. 
Two  or  four  pannel  doors  framed  with  |^  quarter  round, 

per  yard  -  -  g 

Or  1 0(/.|  per  foot. 

T)itto  double  framed  &fingle  raifed,  per  yard  9^.  6(f. 
or  one  (hilling  ^  per  foot. 
Ditto  double  work,  per  yard  lOs.  6d,  or  1^.  2d,  per  foot. 
Six  pannel  dtoors  |^  quarter-round,  per  yard  8s,  9d,  or 
llfl^.l  per  foot. 
Ditto  double  framed  and  fingle  raifed,  per  foot  I     2 

Ditto  double  work,  per  yard  11^.  6d,  or  \Sd,^  per  foot. 
If  framed  with  ovolo  or  ogee,   or  pannels  beaded, 
add  as  before. 

Olltude  four  pannel  doors,  framed  with  |  quarter- 
round,  lined  as  common,  per  yard  10^.  or  \s,  \d,^ 
per  foot. 
If  raifed  with  a  feint  hollow,  add  per  yard  lOd,  but 
if  the  pannels  are  beaded  only  as  common,  add 
per  foot  -|. 
If  fuch  doors  are  lined  in  the  rabbet,  add  per  yard  2s,  or 

per  foot  -  -  -  2| 

Doors  framed  in  two  thickneffes,  fcrewed  together  with 
a  I-  ovolo  or  ogee  outiide,  and  i  inch  or  bead,  &  flufh 
the  other  fide,  done  in  the  beft  manner,  pannels  mould- 
ed outfide,  per  foot  -  2  6 
Store  doors  framed  in  two  thickneffes,  with  a  movable 
fliutter  on  the  outfide,  the  upper  part  of  the  infide 
thicknefs  a  fafti,  the  whole  fcrewed  together,  neatly 
framed  with  bead  fiufh,  or  ovolo  or  ogee,  and  hung  in 
two  parts,  per  foot                         -                         -                    2    6 
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And  charge  per  light  for  the  fafli  part,  as  is  common 
for  fafh  doors  of  the  fame  fize  glafs. 

If  any  of  the  foregoing  doors  are  arched  or  other- 
wife,  add  in  proportion. 

Shutters, 

Ledge  made,  of  cedar  or  pine,  not  fapt,  meafuring  about 

10  feet,  fingle  hung,  with  hooks  and  hinges,  each  4     3 

Ditto  of  pine,  fize  as  above  and  fapt,  hung  fingle  5 

If  battened  in  two  pannels,  add  per  fhutter  2 

Shutters  made  of  two  thicknefi*es  croffing  each  other,  of 
pine,  fapt  or  grooved,  or  white  pine  infide,  for  windows 
of  12  or  16  lights,  glafs  8  by  10  inches,  fingle  hung  8 

Bitto  double  hung,  per  pair  -  1 3 

Ditto  for  18  or  24  light  windows,  glafs  8  by  10,  per  pair 

from  i6^.  to  ^  -  18 

Shutters  framed  with  |  inch  quarter-round,  plain  raifed, 
two  pannels  in  each  fliutter,  for  12  light  windows,  per 
foot  fuperficial  -  .  12 

Lining  of  fuch  (butters,  per  foot  -  4 

Ditto  for  15  light  windows,  glafs  8  by  IQ,  three  pan- 
nels in  each  fhutter,  pet  foot  ^^  1     1 
Lining  to  them,  per  foot                       -                        •  31 
Ditto  1 8  light  windows,  three  pannels  in  each  fliutter,  per  foot       1     Oi 
Lining  per  foot                               .                                .  3 
Ditto  24  light  windows,  three  pannels  in  each  fhutter,] 

per  foot  -  *•  11 

Ditto  30  light  windows,  pannels  as  before  •  10 

Lining  of  both  kinds,  per  foot  -.  3 

Thefe  prices  to  include  hangings  and  faftenings. 
If  a  moulding  is  on  the  pannel,  add  per  foot  1 

If  framed  with  an  ovolo  or  ogee,  add  per  foot  1 

And  in  proportion  for  all  other  mouldings. 
All  the  foregoing  fhutters  are  fuppofed  to  be  of  inch  fluff. 

Shutters  framed  with  ij  inch  ftuiF  &  f  moulding, 

the  pannels  raifed,  with  a  moulding,  fizes  as  before  dc- 
fcribed,  add  per  foot  to  the  foregoing  prices  for  framing 
with  the  various  forts  of  mouldings  -  2 

Lining  at  the  fame  price  if  plain. 

Shutters  for  1 8  light  windows,  glafs  i  o  by  8  in. 

bead  and  flufh  on  the  hack  fide,  per  foot  -  18 

Ditto  for  24  light  windows,  per  foot  -  16 

Ditto  framed  with  fluff  1|  thick,  for  IS  light  windows, 
three  pannels  in  each  fliutter,  bead  and  flufh  on  the 
.back  fide,  per  foot  -  -  11^ 

If  four  pannels  in  each  fhutter,  add  per  foot  2^ 

Ditto  framed  with  fluflf  1-|  inch  thick,  finifhed  with  a  ^ 


3 

4 
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moulding,  bead  and  flufh  on  the  back  fide,  four  pannels 
in  each  {butter,  and.  a  moulding  on  the  raifing,  p.  foot  2 

The  laft  are  fuppofed  to  meafare  about  20  fuperficial 
feet. 
If  the  ftiles  are  rabbetted  and  the  back  pannels  nailed  in, 

charge  per  foot  -  -  2     8 

Shutters  framed  in  two  thickneffes  fcrev/ed  together, 
making  about  2  inches,  bead  and  tlulh  or  pannels  raifed, 
with  a  moulding  on  both  fides,  per  foot  2    6 

Venetian  Shutters, 

Framed  of  plank,  the  flotes  about  |-  thick,  Avith  a  fmall 
moulding  over  the  joint  of  the  joint  of  the  flotes,  charge 
for  the  frame  per  foot  lineal  for  the  outfide  frame  6 

For  the  flotes,  per  foot  lineal  -  3 

For  moulding,  per  foot  lineal  -  2 

Or  take  the  whole  fuperficial  dimenfion  of  the  fhut- 
ter.'-— Rabbet  at  2^.  4c?.  per  fuperficial  foot,  for 
fmall  windows.— But,  if  windows  are  large,  2 j.  2d, 
■will  be  fufiicient. — In  every  large  window  the  price 
fhould  be  at  leaft  7d.  per  foot  for  the  outfide  frame, 
and  2d.  for  the  mouldings. 


Infide  Shutters, 


The  back  laps  framed  fquare  to  fall  behind  the  wainfcot 

or  architrave,  for  windows  of  18  lights,  glafs  8i  by  12 

inches,  per  fuperficial  foot 
If  the  back  laps  are  plain  and  only  clampt,  charge  that 

part,  per  foot 
If  divided  in  four  pannels,  per  foot 

Ditto  with  mouldings  on  both  fides  of  all  the  laps,  per  foot 
Jf  any  infide  fhutters  are  framed  in  two  lengths,   neatly 

done,  add  to  either  of  the  foregoing  kinds,  per  foot 
And  charge  for  relieve  ftrips,  per  window,  from  9d,  to 


j^.   s»    d» 


Saflies. 


As  common  for  glafs,  8  by  10,  per  light  ^ 

The  arch  part  of  fuch  fafhes,  per  light 

Safties  li  inch  thick,  glafs  9  or  10  inches  by  12,  per  light 

Arched  lights 

Ditto  l-l  to  1|  thick,  10  or  1 1  by  13,  14  or   15   inches, 

from  \s,  4d.  to 
The  arched  part,  from  4:S.  6d,  to 
Safh  lights  14  by  17  or  18  inches  fluff,  as  laft  mentioned, 

per  light  .  -  110 

Gothick  Safhes  to  any  of  the  aforefaid  fize,  add 
one. fifth  to  the  afore  mentioned  prices. 
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£»  Sm   d. 
Mahogany  SaflieS  to  any  of  the  foregoing  fizes, 

add  one-third  to  thofe  prices. 
All  faflies  muft  be  fitted  in  the  frames  at  the  forego- 
ing price. 
When  the  meeting  rails  are  thicker  than  the  others,  and 
beveled  to  fit  each  other,  for  windows  of  4  lights  wide, 
charge  per  window  -  -  2     6 

And  in  proportion  for  larger  or  fmaller. 
If  any  of  thofe  faflies  are  doweled,  add  per  light  S 

Grooved  laths  and  parting  ftrips,  per  window  1     3 

If  puUies  and  boxed  with  wood,  per  pulley  *  1 

Iron  frame  pullies,  each  -  6 

Windows  that  are   larger,   or  otherwife  different, 
charge  in  proportion  to  the  work. 

Fan  SaiheS  over  doors,  charge  from  4^.  6c?.  upwards, 
Safhes  in  doors,  8  by  10,  per  light  -  I 

If  the  doors  are  hung  in  two  parts  -  12 

Arched  lights,  as  before  -  -  3 

The  wainfcot  part  of  fafh  doors  at  the  fame  price  as 
other  doors  of  the  fame  fort  of  wainfcot. 

Hanging  Safhes,  windows  12  or  15  lights,  s  by  10 

inches  per  window  -  -  19 

Ditto  18  or  24  lights  -         ^  -  2     6 

Ditto  18  or  24  lights,  9  by  12  inches  -  2     9 

And  in  proportion  if  larger  ;  if  hung  for  both  to  Aide, 
charge  double  thefe  prices. 

Show  Windows. 

Square  (how  window  fills  worked  out  of  the   folid,  mea- 

furing  round  the  returns,  per  foot  running  1     o 

Plank  jambs  and  head  to  thofe  windows,  per  foot  -  6 

Frieze  and  cornice,  if  plain,  including  the  aftragle  on 
the  lower  edge  of  the  frieze,  meafuring  along  the  upper 
fillet  of  the  cornice,  per  foot  lineal  -  2     6 

If  a  frett  or  dentil,  add  per  foot  -  5 

And   if  the  cornice  is   covered  with  two-inch   plank, 

beveled,  charge  per  foot  -  8 

But  if  rough,  fuitable  for  lead  or  copper,  per  foot  4 

Shutter  framed  with  half  inch  moulding  on  one  fide,  pan- 

nels  raifed,  charge  per  foot  -  14 

Bead  and  flufhon  one  fide,  fluff  ]i  inch  thick,  hung  with 

joint  inches,  three  pannels  in  each  fliutter,  per  foot  1     6 

If  four  pannels  in  each  fhutter,  per  foot  -  19 

If  double  work,  add  one-third. 

Saflies  for  glafs,  lo  by  12  or  13  inches,  per  light, 

from  I5.  to                            -  -                                II 

Ditto  glafs  12  by  16,  ftii^  4  thick  .                       16 

If  doweled,  add  per  light                       .  -                       3 

Beading  before  thofe  faflies,  per  foot  -                         1|. 
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Circular  Show  Windows, 

add  to  the  circular  part  one-half  of  the  aforefaid 
price. 
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If  there  are  open  pilaflers  on  each  fide,  proper  bafe  and 

caps,  charge  for  each  -  12  6 

Cornice  to  fuch  windows,  charge  the  whole  in  the 
fame  proportion. 

Wainfcot. 

Square  wainfcot  againfl  a  wall  or  partition,  per  yard  3     9 

Ditto  plained  both  fides,  pannels  raifed  on  one  fide  4     6 

Ditto  raifed  on  both  fides  -  5 

Ditto  framed  with  a  A  inch  quarter-round  5     6 

Ditto  framed  with  the  moulding  on  both  fides  7 

Ditto  framed  with  the  mouldings  and  raifed  on  both  fides  8     3 

If  a  moulding  is  worked  on  the  pannels,  add  per  yard  for 

each  fide  fo  done  -  -  3 

If  the  wainfcot  is  framed  with  ovolo  or  ogee,  add  per  yard 

for  each  fide  fo  done  -  -  6 

Wainfcot  framed  with  -f  quarter-round  againft  a  wall  or 

partition,  the  pannels  flat  or  raifed,  per  yard  C>    2 

If  a  moulding  on  the  pannel,  add  per  yard  4 

Ditto  plained  on  both  fides,  the  pannels  raifed,  and  mould- 
ing- on  one  fide  -  -  8 
li/V^ainfcOt  framed  with  a  moulding  on  both  fides,  the  pan- 
nels raifed  on  one  fjde  with  a  moulding,  per  yard                    10 
Ditto  the  pannels  double  raifed  and  moulding                               12 
Framed  with-|  quarter-round  againft  a  wall  or  partition              7    6 
Plained  both  fides,  raifed  and  moulding  on  one  fide                     8     6 
Ditto  framed  both  fides,  the  pannels  raifed  and  a  mould- 
ing on  one  fide,  per  yard                              -                               10    8 
Ditto  the  pannels  double,  raifed  and  mouldings                            14 
If  framed  with  an  ovolo  or  ogee,  add  per  yard  6 
If  any  of  the  aforefaid  wainfcot  is  bead  and  flufh, 
charge   the   fame   price  as  pannels  raifed  with  a 
moulding. 

Bifedlion  wainfcot,  of  a  plain  kind,  per  yard  7     6 

Ditto  with  feme  additional  members  -  10 

Ditto  of  the  be[\  kind  -  -  ]2 

Pediftal  wainfcot,  add  for  each  yard  more  than 
other  wainfcot,  framed  with  the  fame  moulding, 
one-twelfth. 

Plain  Dado  wainfcot,  per  yard  -  lo 

Ladders,   made   of  poles,    10   to    15  feet,  charge  per 

round  from  9d.  to                            -                            -  10 

Ditto  from  15  to  24  feet  long,  per  round  from   \0d,  to  1 1 

Ditto  from  24  to  35  feet  long,  from  \\d,  to  II 

Ditto  from  35  to  45  f^et  lon^r*  from  1^.  1^.  to  13 
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Step  ladders  made  of  boards,  per  foot  lineal  3 

Ditto  made  of  plank,  at  leaft  two  fteps  let  through  5 

Stairs, 

Winding,  not  fap'd,  from  2  feet  6  going  to  3  feet,  per 

flcp,  from  \s,  6d,  to  -  " 

Ditto  fap'd,  fize  as  before,  per  ftep  from  2^.  to 
Newels  not  iap'd,  per  fuperficial  foot,  from  3c?.  to 
Ditto  fap'd,  from  4d.  to  -  - 

Dog  leg'd,  or  plain  open  newel  (lairs,  three  feet 

clear  goiag  the  rails,  knee'd  and  polls  capt  price 
For  lia'f  pace,  add 
For  quarter  pace,  each 

If  tongued  and  nail'd  through  the  edge,  add  in  proportion. 
Common  ikirting  on  the  fquare  fteps,  per  foot 
Ditto  on  windows 
Ditto  on  quarter  or  half  pace 
Sub-bafe,  like  half  hand-rail,  per  foot 
Plain  pilafters,  each 

Ditto  with  proper  mouldings,  bafe  and  cap 
Ditto  opened 
Ditto  with  proper  bafe  and  cap 


Ramps  of  whole  rail,  each 

Ditto  half  rail 

Ramps  in  dog-leg  ftairs,  large 

Ditto  do.  half  rail 

The  ftrait  part  of  half  rail,  per  foot 

Ramps  on  the  landings,  each 

Open  newel  ftairs  bracketed,  the  rail  knee'd  and  poft  capt, 

3  feet  going,  per  rife 
Ditto  3  feet  6  inches  going 

Half  or  quarter  paces,  half  hand-rail,  fkirting  and  pl- 
lafters,  at  the  fame  prices  as  the  foregoing  ftairs. 
If  the  rails  and  half  rails  are  ramp'd,  add  per  rife 
Common  fteps  with  rail  and  ballufter,  each 
Balluftcr  worked  ogee  and  bead,  each 
If  ftairs  are  wainfcoted,  including  fkirting,  caping  8c  open 

pilafters,  charge  per  rife 
For  ramps  in  the  wainfcot,  add  per  rife 
If  the  wainfcot  is  not  panneled,  dedudl  per  rife 
For  fluteing  a  newel  poft,  each 

For  fluteing  pilafters,  each  -  -  4 

If  the  fteps  and  rifers  are  dove-tailed  and  glued  together, 

with  the  noftngs  8c  Wearers  at  the  back,  add  for  each  ftep  1 

If  fuch  ftairs  are  larger,  or  any  other  brackets  than 
plain,  they  are  to  be  valued  accordingly. 
Open  newel  ftairs,   4   feet  between  the  newel  and   wall, 

ramped  rails  &  brackets,  the  fteps  Jc  rifers  dove-tailed 

and  glued,  with  Skirting,  half  rail  and  pil after  12    6 
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If  wainfcoted,  add  per  rife  -  12 

Half  paces  doweled  or  nailed  in  the  edge  1  lo 

Quarter  pace,  each  -  -  I 

If  the  rails  are  mitcred  inflead  of  caping*,  deduft  for  each 

poft  -  -  -  2    6 

A  twift  rail  of  one  revolution  -  6 

Rail  and  ballufters  at  the  head  of  flairs,  per  foot  4     6 

A  circular  connedling  rail,  per  foot  1 5 

Twift  rail  of  one  and  half  revolutions  8 

Ditto  of  two  revolutions  -  10 

If  mahogany  is  ufed  for  poft,  rails,  ballufters,  pilafters 
&  wainfcot,  add  one-fourth  of  the  foregoing  prices. 
Triangular   wainfcot   under   ftairs,    half   inch    moulding 

raifed  fquare,  per  yard  lOs.  or  per  foot  1     1 1 

Ditto  "I  moulding,  pannels  raifed  with  a  moulding,  per  yd.        11     6 
Lining  of  common  clofets,  prefles  or  walls,  plained  and 

grooved,  per  fquare  -  -  1 

Cielings  of  houfes  or  penthoufcs,  ftrait  joint  or  fquare  1 


Shelves, 


j^.      S»      dm 


Of  common  clofets  or  dreffers,  if  more  than    12  inches 

wide,  charge  per  fuperficial  foot  -  3 

If  under  12  inches  wide  take  them  lineal  at  the  fame 
price. 
Plank  {helves  dreflers,  per  foot  -  6 

Glued  linings  or  fquare  fhelves   in  the  beft  clofets,  or 

fhelves  in  recefs  clofets,  per  foot  -  4 

Scolloped  fhelves,  the  plain  fort,  per  fuperficial  foot  7 

Ditto  of  a  neater  kind  -  -  S 

To  meafure  fcolloped  fhelves,  take  8  inches  on  each 
fide  of  the  door,  if  the  fhelves  are  fo  long,  or  the 
whole  length  if  fhorter,  by  the  full  breadth,  and 
the  remainder  of  the  ends  at  the  fame  price  as 
fquare  fhelves  in  the  fame  clofets. 
Shelves  and  common  counters  in  fhops  and  ftores,  per  foot 

fuperficial  from  2c?.  to  -  3 

Ditto  plained  to  a  thicknefs,  with  an  aftragal  on  the  edge 

let  into  the  uprights,  per  foot  fuperficial  4 

Clofet  fliders  clamp'd,  each  6^.  to  -  7 

Frames  and  doors  to  recefs  clofets,  dreffers  or  other  fmall 
work,  with  pannels  beaded,  per  foot  fuperficial  from 
U.  to  -  -  -  12 


Skirting, 


Plain  in  frame  buildings,  per  foot  from  2d,  to  2A 

Ditto  in  brick  buildings  not  fapt  •*  2-i 

Ditto  fapt  -  -  3" 
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Ditto  with  a  moulding  nailed  on,  or  common  fub-bafe  6 

Ditto  as  pedeftal  mouldings,  well  proportioned  to  th« 
height  of  the  ftory  ;  then  girt  the  plinth  mouldings  and 
caping,  for  every  foot  lineal  charge  per  inch  1 

And  if  they  girt  lefs  than  a  foot,  take  them  lineal  per  foot  1 

Facias  plancicr  barge  and  back  board  plain,  per  foot  3 


Cornice. 


Barge  cornice  (ingle,  per  foot  fuperficial  I 

Eve  cornice  plain  of  inch  ftuff,  girting  from  20  inches  to 

three  feet,  per  fuperficial  foot  -  10 

Ditto  \\  inch  or  2  inch  fluff  -  1 

Block  cornice,  girting  as  before,  inch  fluff  1     1 

Modillion  cornice,  inch  fluff,  girting  from  2  to  3  feet,  per  foot     1     3 
Ditto  made  of  plank,  a  feint  hollow  in  the  facicr  I    4 

Ditto  girting  about  four  feet  -  ^     ^4 

If  any  of  the  foregoing  cornices  have  a  dental,  or  common 

fret  bedmould,  add  for  every  fuperficial  foot  5 

If  any  of  thofc  cornices  have  coffered  planciers,  add  for 

every  fuperficial  foot  the  cornice  meafures  4 

If  the  plain  cornices  are  raking,  add  one-fourth  to 

the  price  of  each  fort. 
If  the  modillion  cornices  are  raking,  add  one-third 

more  than  the  level.  ^.   s,   d,> 

Covering  the  return  level  cornice  at  the  gable  en4  of 

houfe,  charge  from  1j.  to  -  i     6 

Cornice  and  facier  round  rooms,  per  foot  lineal  7" 

Ditto  with  plain  bedmould,  &c.  without  miters  1 

Ditto  when  mitered  -  *.  12 

Ditto  with  dentils  or  common  fret,  without  miter?  \  IQ 

Ditto  mitered  -  % 

Modillion  cornice  round  rooms,  plain  bedmould  2    3 

Ditto  with  common  fret  or  dentil  -.  2  10 

Ground  frames  under  architraves,  per  fet  Zs.  to  4    6 

Ditto  of  plank,  5^ •  to  -  ^  6    6 


Architraves, 


Single  face,  5  inches  wide  on  the  ground,  per  foot  lineal  S 

Ditto  exceeding  5  inches,  add  per  ijnch  -  1, 

Architraves  double  face,  5  inches  or  lefs  ground,  per  foot  6" 

If  kneed,  add  for  each  knee  -  15^ 

Circular  part  of  ditto,  per  foot  -  2 

Ditto  6  inches  wide  grounds  •  71 

Knees,  each  -  -  19 

Circular  part  -  -  2    6 

Ditto  7  inches  wide  -  -  9* 

Knees,  each 
Ditto  8  inches 


2 


JOi 


Knees,  each  ^^  ^  34 
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C' 


s. 

d. 

3 

6 

1 

2 
S 

^4 
6 

1 
2 

4 
11  . 

4 

6 

1 
3 
5 

1* 

1 

6 

3 

6 

6 

s» 

<f* 

Circular  part 

Ditto  9  inches 

Knees,  each  •  • 

Circular  part 

Ditto  10  inches  « 

Knees,  each  •  • 

Circular  part  ■      • 

Ditto  1 1  inches  -  • 

Knees,  each  •  -  , 

Circular  part 

Ditto  12  inches 

Knees,  each  -  - 

Circular  part  -  • 

Thefe  architraves  are  to  have  the  mouldings  well    ^ 
proportioned  and  glued  on,  at  thofe  prices,  their 
lengths  to  be  taken  at  the  extreme  edge   of  the 
ftrait  or  circular  part.: 
Plinth  blocks,  proper  impoft  or  keys,  to  any  of  the  forego- 
ing architrave,  to  be  valued  according  to  their  work ; 
if  plain,  each  from  9flf.  to  I 

Ovoloes  or  other  mouldings,  worked  with  one  plain  two 

inches  wide  ground,  per  foot  lineal  3 

Knees,  each  -  *  8 

Ditto  %\  inches  wide  •  -  4 

Knees,  each  "  •  10 

Ditto  3  inches  wide  -  •  51 

Knees,  each  -  -  1 

Mouldings  round  fire-places  of  two  moulding-plains,  and 

no  eyes  or  other  work,  per  foot  from  4f/.  to  10 

IBreaks  in  thefe  mouldings  from  6c?.  to  1 

BoufetS  with  plaiftered  fliells,  the  architrave  and 
do«or  arched,  having  one  or  two  fquarc  Ihclves,  and 
the  others  fcolloped,  charge  each  5  10 

If  they  have  wooden  fhells  -  7  10 


Pediments, 


Over  infide  doors,  the  opening  about  3  feet  2  inches  In 

the  clear,  viz.  plain  with  flat  frieze 
Ditto  with  fwelling  frieze 
Ditto  with  a:  dentil  or  fret  bedmould 
Ditto  with  dentil  or  fret  bedmould,  and  fwelling  frieze 
Ditto  plain  with  coffered  truffes 

Ditto  with  fret  or  dentil,  bedmould  and  coffered  truffes 
Ditto  plain  and  ogee  truffes 
Ditto  with  fret  or  dentil,  bedmould  and  ogee  truffes 

The  common  fret  or  trufs  are  fuppofcd  if  they  have 
any  different  work,  to  be  valued  accordingly. 


£.   s.d. 


1   10 

1   12 

6 

1  ir 

6 

2 

1  \7 

6 

2     5 

2    2 

6 

2  10 

(  l^  ) 


^.  ^. 


If  any  of  them  are  opeiied  on  a  fquare  with  the  rake, 
add  one-fixth  to  the  aforefaid  prices. 
If  any  of  thofe  pediments  are  on  the  outfide  of  houfes, 
and  covered  with  lead  or  copper,  or  with  boards  cut  to 
reprefent  fhinglinj,  add  to  them  -  10 

And  if  (hingled,  or  the  opeaing  wider  than  common, 
charge  in  proportion. 

Level  Cornice, 

Over  infide  doors  or  windows,  3  feet  2  inches  clear  width 

each                              -                              -  14 

Ditto  with  fwelling  frieze                                -  16    6 

Ditto  with  a  coffered  frieze                             -  19 
Ditto  with  ogee  or  fhaped  truffes,  8c  the  bedmould  broke 

over                             -                              -        ,  12 

Ditto  with  a  dentil  or  fret  bedmould,  and  flat  frieze  12 

Ditto                          do.  and  a  fwelling  frieze  14    6 

Ditto                         do.  and  a  coffered  trufs  16    6 

Ditto  with  a  dentil  and  fret,  ogee  and  fliaped  trufs  1  12    6 

Ditto  with  ditto,  and  fwelling  frieze  and  cantalivers  1  17    6 
When  there  are  contra^lcd  friezes  or  tablets,  or  other- 
wife  differing  from  the  above,  charge  accordingly* 


Mantles, 


£,   s.  d. 

To  kitchens^  not  girting  more  than  15  inches,  per  foot  10 
Plain  cornice  &  bedmowld  in  other  rooms  of  common  Ilze, 

per  foot                            -                            -  2 

If  the  bedmould  is  broke,  each  break  8 

Cornice  and  bedmould  broke,,  each  break  acrofs  1     6 

Plain  cornice  and  common  dentil  or  fret  bedmould,  per  foot  3 

Bedmould  broke                          -                           -  13 

All  acrofs  cornice  and  bedmould                          -  2     1 

Mantles  with  eye  dentils,  per  foot                         •  3     3 

Bedmould  broke,  each                          -                          -  1     3 

All  acrofs  cornice  and  bedmould                           •  2     3 

Mantle  with  Roman  dentils,  per  foot  3    9 

Bedmould  broke,  each  break                              -  1  10 

All  acrofs  cornice  and  bedmould                           »  3 
Compofition  in  the  upper  members  of  the  cornice,  add  per 

foot  lineal                              -                               -  7 

Annulets  or  other  members  in  the  bedmould,  add  3c?.  to  5 

Ditto  with  fe<loons,  ribbons  and  drops,  each  3j.  to  3    9 

Ditto  human  figures,  urns,  &c,  laid  on  each  1  10 

Ditto  rofes,  leaves  or  other  fmall  ornaments,  each  3c/.  to  S 
Preparing  bedmould  fquare  for  compofition,  per  foot  lineal 

for  each  member  fo  done                      -                       -  3 

Preparing  cornice,  per  fquare,  from  Zd*  to                    -  4» 

Ditto  cornice  on  a  fpring                        «                    «•  6 
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£•  •*•   d*, 
If  there  are  fmall  fwelling  truffcs,  or  truiTes  prepared  for 

the  carver,  charge  for  each                           -  2    6 

And  for  a  tablet                         ^                          -  2    6 

Jf  the  tablet  or  truffes  are  coffered,  each                  »  2    6 

Fluted  tablet,  3^.  9  J.  to                     -                    -  7    6 

Pitto  trufs,  25.  6u?,  to                       -                       •  3    9 

Truffes  with  fhells,  5^.  to                    -  7    6 
Tablets  with  (hells,  7s,  6c?.  to                   -                    12     6 

Architrave  plain,  per  foot  lineal,  from  9d,  to  13 

Ditto  with  eyes,  U.  3rf.  to              '      ^  "*   '  V  16 

Grounds  under  mantles  plain  and  fmall,  3^.  9cf.  to  6 
Ditto  for  chimney  pieces,  plaiftered  in  with  ftiles  &  rails, 

from  5Sp  to                            -                            -  10 

Ditto  laid  on  the  aforefaid,  from  \0s,  to                  -  15 

Mantle  pilafters  plain,  including  bafe  and  caps,  each  9 

Open  ditto,  each                         -                         -  12    6 

Fluted                                  .                                  ^  15 

If  counter-fluted,  add  to  each                            -  3    9 
Half  pilafters  of  each  fort  two-thirds  of  the  price  of 
a  whole  one  of  the  fame  kind. 

Tabernacle  Frames, 

Or  wainfcot,  per  foot  lineal  -  8 

On  wall  -  -  -  10 

Breaks  in  them,  each  -  ^  1 

The  pannels  to  be  meafured  as  wainfcot. 

"When  the  mouldings  are  oply  nailed  on  the  wain- 
fcpt,  they  mufl  be  valued  according  to  their  trouble. 


Flats, 


£>   s,    d. 
Roof  laid  with  plank,  including  bridging,  per  fquare  25^.  to  1  10 
Laid  with  two  thickneffes  of  boards,  the  lower  courfe  of 

pine,  fapt,  grooved  and  gullied,  per  fquare  from  30^.  to      1  16 
Pofts  and  rails  framed,  the  pofts  prepared  for  clothes  linesj 

per  foot  lineal  -  -      -  13 

"When  the  upper  rail  has  a  moulding  worlced  out  of  plank 

or  fcantling,  with  caping  and  moulding,  per  foot  1     9 

The  foregoing  flats  are  fuppofed  to  have  three  rails,  and 

if  there  are  more,  add  fpr  every  additional  rail  perfoot  3 


Balconies, 


£f  s.  d. 

Rail  and  ballufters  about  2  inches  fquare,  per  foot  lineal  2 

If  the  rails  are  ramped,  add  for  each  ramp  5 

Rails  with  ballufters  2^  inches  fquare^  per  foot  3    3 

Ramps  ix\  ditto                          ..                        -  5    § 
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Ralls  and  ballufters  3  inches  fquare  -                       4 

Ditto                         ^                              -  4    9 

Ramps  in  either,  each                          -  •                     6    6 

Ditto  ballufters  4  inches  fquare                            -  ^6 

Ramps                        -                        -  -                  7 

If  they  have  raking  returns,  or  red  cedar  ports,  or 
otherwife  different  from  the  above,  value  accordingly. 


Lattice  Work. 


£•  s,   d. 
Common  partitions  plained,  per  foot  6d.  to  8 

Common  doors,  per  foot  -  -  9 

Partition  with  inch  aftragal  on  both  fides  10 

Doors  in  ditto  -  -  1 

Chinefe  railing  in  common  fquares  of  fluff  near  ^  by  1 J 

inch,  per  fuperficial  foot  -  16 

Ditto  framed  of  fluff  li  by  2  inches  2 

Ditto  of  a  fuperior  kind,  fluff  |^  by  1^  inch  2 

Ditto  li  by  3  inches  -  -  2    6 

Wainfcot   in  pews  framed   with  i   inch  quarter-round, 

pannels  raifed  fquare  againfl  a  wall,  per  yard  4 

Such  wainfcot  plained  on  both  fides  -  5 

Doors  in  fuch  wainfcots,  per  yard  -  6 

Jf  framed  with  ogee  or  ovolo,  add  per  yard  6 

Pilaflers  between  doors  where  they  are  fmgle  pews,  per 

foot  lineal  -  -  16 

Caping  pews  flat  or  top  againfl  a  wall,  per  foot  lineal  2^ 

Ditto  mouldings  both  fides  .  •  4 


Lintles, 


^«  s»   dm 
Over  doors  or  windows,  per  foot  lineal  \df  to  ^ 

Over  cellar  doors,  plained  as  common,  eacti  7    6 


Cellar  Doors, 


Ledged,  about  4  feet  wide,  of  pine  boards,  fapt  &  hung, 

double  the  cheeks  and  fill  of  fcantling,  from  18^«  to  1 

Ditto  with  red  cedar  cheeks  and  fill,  22^.  to  14 

If  hewed  out  of  red  cedar  pofls,  24^.  to  16 

Such  doors  exclufive  of  their  cheeks  and  fills,  13j.  to  16 

If  lined,  add  from  3^.  6d,  to                               -  S 

If  hung  fingle,  dedudl                            -                            -  5 

Doors  made  of  quartered  fluff,  cheeks  8c  Gil  of  red  cedar  1  10 

Doors  of  quartered  i.  boards,  flone  cheeks  and  fill  1    10 

Ditto  quartered  ^  ditto,  hung  in  four  parts  117 

Ditto  do.  hung  double  hinges  underneath  2    ff 


t    22     3 

Porches, 


£»  s»   d. 


With  polls  of  pine  or  oak  fcantling,  the  head  turned, 

17^.  to  -  -  18 

With  pofts  capt,  20^.  to  -  11 

With  red  cedar  pofts,  head  turned,  2  U.  to  1     3 

Ditto  capt,  24^.  to  -  15 

If  they  have  wooden  floors,  or  differently  finifhed  from 

thofe,  value  accordingly. 

Gutters, 

£»  s,  d. 

Of  plank  fhlngled  in  roofs,  per  foot  lineal  13 

Preparing  for  lead  or  copper,  per  foot  9 

If  the  lead  or  copper  is  laid  by  the  carpenter,  add  per  foot  6 
Common  plain  gutters  uijder  eaves,  of  fcantling  from  3  to 
4  inches  thick  and  5  or  6  broad,  exclufive  of  putting 

up,  per  foot  4(f.  to                           -                           -  5 

If  thofe  gutters  have,  an  architrave  on  them,  add  per  foot  2 


Trunks, 


Square  as  commonly  made  of  boards,  exclufive  of  putting 

up,  per  foot  6d,  or  when  put  up  8 

Semicircle  made  of  plank,  per  foot,  exclufive  of  putting  up         1 
Three  quarters  round  do.  13 

Circular  -  -  14 

Each  break  or  knee  -  s-  2 

Thofe  trunks  are  to  be  put  together  with  white  lead  and 

oil.— Ciftern' heads  to  either  of  them,  from  15^.  to  1     5 

Charge  for  fixing  up  according  to  the  trouble. 


Gaping  Walls. 


9  inch  walls  with  facia,  the  covering  boards  lengthways, 

per  feot                      ^                       -'                      .  1 

14  inch  walls,  boards  lengthways                          -  13 

9  inch  boards  crofsways,  pitching  one  way  1     3 

14  inch  boards  crofsways,  pitching  one  way  1     6 

9  inph  boards  crofsways,  pitching  both  ways  16 

14  inch  boards  crofsways,  pitching  both  ways  1     9 

Ditto  with  cornice  and  facia  both  fides,  pitching  both  v^ays  2     6 

Ditto  vvith  cornice  and  facia  pitching  one  way  1   10 

The  blocks  in  the  walls  are  included  in  this  price. 


Fences, 


Of  rough  boards,  per  fquar^  -  ^  4 

Jointed  only  ,.  •  ^ 
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Grooved  or  fprung  -  -     ^  7 

Plained  on  both  lidcs  and  grooved,  14^.  to  17 

Plained  on  one  fide,  grooved  or  fprung,  lOj.  to  12 

Ditto  ftrait  joint  -  -  1 

If  any  of  thofe  fences  are  battened,  charge  per  foot  lineal 

for  the  battens  -  -  5 

If  boards  are  upright  and  the  tops  pointed,  add  to  the 
aforefaid  price  one-third,  and  then  W -J  per  foot 
lineal  for  the  rails,  if  only  nailed  ;  but  if  framed, 
2rf.  per  foot,  and  if  plained,  3c/,  per  foot  lineal. 


Gaping  Fences. 


Moulding  on  one  fide,  per  foot  -  3i 

Ditto  on  both  fides  -  -  5" 

Top  of  plank  2  or  3  inches  thick,  bevel'd  pikes  put  in,  &d,  to         8 
The  dreffing  poft  on  one  fide  is  included  in  the  fore- 
going price  ;  but  if  dreffed  all  round,  value  accord- 
ingly. 
The  digging  holes  for  pofts,  to  be  a  feparate  charge,  from  4d,  to   6 


Pallifade  Fence, 


£•  ^.    d. 
Pointed  round  heads  or  in  the  plaineft  manner,  not  exceed- 
ing 4  feet  high,  per  foot  running  1j.  Q,d,  to  18 
Gates  in  thofe  fences  finglc  hung,  each  9    6 
Ditto  double  hung                        -<                        .  16 

A  '         ■      ■ 

pales  8c  gofts  cut    S.  }  in  this  form,  per  foot  running  2    6 

11 
Each  ramp  ~  *  4 

Gates  finglc  hung  -  .  14 

Ditto  double  hung  -  -  \     i 

Pales  and  pofts  cut,  with  any  pattern  of  more  work  than 
the  laft  defcribed— .the  pales  funk  even  with  the  rail, 
and  each  rail  architraved  on  one  fide  3    9 

Each  ramp  -  ,  8 

Gates  fingle  hung  -  -  1 

Ditto  double  -  -  1  10 

If  there  is  a  contiiTued  pedeftal  or  plinth  under  any 
of  the  foregoing  fences,  or  done  any  other  way, 
not  before  defcribed,  they  mufl  be  valued  accord- 
ingly. 
The  aforefaid  fences  are  fuppofed  to  be  from  20  to 
24  feet  in  Icnth,  the  poft:  fquared,  and  the  rails  alfo" 
prepared  nearly  the  fize  by  the  employer,  at  the 
above  prices. 
The  digging  holes  to  be  paiji  as  before. 
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Pallifade  fence  with  the  pales  ll  inch  fquare,  the  top  rail 
folid,  and  mouldings  each  fide  baclc'd,  the  lower  rail  of 
boards  or  plank,  and  capt  with  plank  back  on  the  top, 
per  foot,  3j.  9d,  to  -  .4 

Gates  fingle  hung,  each  -  110 

Ditto  double  hung  -  -  2    5 

Each  ramp  -  -  12 


d. 


Gates  in  Walls, 


jf.  s.   d. 


Made  of  boards  two  thickneffes,  the  outfide  pine  fapt, 
croffing  each  other,  neatly  done,  hung  in  two  parts, 
meafuring  about  30  feet,  charge  per  fuperficial  foot  1       1 

If  there  is  a  moulding  on  the  top  worked  out  of  plank, 

neatly  rabbeted,  covering  both  back  and  front^  per  foot  7 

But  if  it  comes  down  only  on  the  front,  the  back  edge 

rounded  off  -  -  -  6 

Gates  for  Paftures, 

Made  with  four  bars,  and  about  5  feet  high  and  10  feet 
wide,  of  pine  boards  bevelled  and  rivetted  in  every 
croffing,  hung  with  hooks  and  hinges  1     5 

Ditto  with  four  bars  from  10  to  12  feet  wide,  and  from 
5  to  6  feet  high,  the  bars  of  thick  pine  boards  double 
braced,  one  upright  or  more  in  the  middle,  &  rivetted 
in  every  croffing,  hung  -  1  It 

Hewing  pofts  and  digging  holes  to  be  a  feparate  charge,  , 

Centers,  * 

£•  s.    d. 

That  are  femicircular  in  walls  from  9  to  22  inches,  mea- 

fure  the  frame  and  cover,  per  fuperficial  foot  4 

Under  common  alleys  the  frames  per  fuperficial  foot  1^ 

Covering  thofe  centers,  per  foot  -  1 

Under  vaults,  the  frames  and  covering  per  foot  \s,  8d,  to  2    2| 

Groin  centers,  the  frame  and  covering  per  fquare  30s.  to      2 
Centers  for  ftone-bridges,  not  exceeding  20  feet,  fpan  the 

frame  and  covering,  per  foot  Is,  Sd,  to  2    2^ 

If  centers  are  made  eliptical  or  any  other  form,  value 
accordingly. 

Racks 

For  common  ftables,  the  bars  plained  and  properly  fixed, 

per  foot  running  1^.  to  -  -  14 

Mangers,  plained  on  the  infidc  and  properly  fixed,  per 

foot  running  8rf.  to  -  -  9 
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Racks  and  Mangers  for  better  kind  of  Stables, 

plained  both  fides,  fixed  up  included,  back  boards   and 

boards  over  the  rack,  per  foot  running  i,  3f.'  4. 

Stalls  for  Stables,  with  a  back  pbft  plained,  a  fwing- 
ing  bar,  round  hoop'd  and  hung,  with  chains  and  an 
upright  board  the  breadth  of  the  manger  between  each 
ftall,  for  each  divifion,  charge  -        AJwlri   'r-LMUU- 

Stalls  with  a  clofe  partition^  back  poll  arid  top  rail,  each 

divifion  charge  from  12s.  to  -  15 

Cilteras  fdir  Breweries. 

£,  Si   d, 
Refervoir  containing  nfear  53  barrels  and  12  to  14  inches 

deep,  per  barrel  from  4s,  6d,  to  -  5 

Coolers,  &C.    of  near  45  liarrels  Sc  7  to  9  inches  deep, 

per  barrel  from  5s,  6d,  to  -       ,  6     6 

Underbacks,  if  fquare,  of  near  33  barrels,  4  feet  3  inches 

to  4  feet  6  inches  deep,  per  barrel  4s,  to  4     6 

Working  tuns,  if  fquare,  of  near  35  barrels,  and  from  4 

to  5  feet  deep,  per  barrel  4s.  to  -  4     6 

Mafh  tub,  round,  near  5  5  barrels,  about  4  feet  deep, 

per  barrel  -  -  4 

If  the  underback  of  working  tuns  are  round,  and  about 
the  fame  contents  as  thofe  that  are  fquare,  per  barrel 
3s,  ed,  to  -  -  3     9 

If  veffels  of  any  of  thofe  fizes  are  oval,  add  per  barrel  3 

Stilling  per  foot  lineal  -  ,  o 


For  Sugar-Houfes. 


£,    Si     c/. 


Lime  ciftern,  if  fquare,-  about  7  feet  deep,  near  100  bar- 
rels, charge  per  barrel  -  2 
Mould  cifterii  of  40  barrels,  near  4  feet  deep,  per  barrel  3  9 
Clarifying  ditto  of  2  5  barrels,  fame  depth  3  9 
Clay  ditto  35  barrels,  fame  depth  -  "36 
Scum  ditto  5  barrels,  near  4  feet  deep  7  6 
Ditto  20  barrels,  near  5  feet  6  inches  deep  4 
If  cifterns  of  fimilar  contents  arid  depths  are  round, 

charge  them  ^  lefs  per  barrel,  and  if  oval  the  fame 

as  fqtfare. 

Cifterns  for  Diftilleries. 

Of  20  barrels  each,  round  per  barrel  -  3 

50  ditto  do. 

.40  or  45  do. 

Worm  Tubs  of  20  barrels,  per  barrel 
Ditto  40 

D 
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Ditto                     100  barrels,  per  barrel  2    9 

Ditto                      200                               -  3 

Kirbs  for  Wells  of  two  thickneffcs,  each  6 

Ditto  of  three  thickneffes  ri vetted                          -  12 
Ditto  for  the  tops  of  wells  of  4  inches  plank,  including 

the  windlas,  each                       -                        -  1  I5 

Hatters*  Planks,  each  -  1    5 

Hurles,  boards  from  3  to  4  inches  wide,  per  foot  1 

Pilafters  and  Columns. 

Thofe  hereafter  defcribed  are  fuppofed  to  be  one  foot 
diameter,  if  they  exceed  that  lizc,  or  lefs,  charge 
in  proportion, 

Tufcan  pilafter,  the  fhaft  per  foot  fuperficial  1     3 

Plinth  bafe  and  capital,  per  foot  -  3 

Prieze  architrave  and  cornice,  per  foot  * 

Doric  pilafter,  fliaft  per  foot 

Bafe  and  capital,  per  foot  -  - 

Plinth  bafe  and  cornice  of  the  pedeftal,  per  foot 

The  whole  entablature  -when  plain,  per  foot 

If  the  metopes  are  coffered,  add  per  foot 

When  there  is  a  dentil  or  fret  in  the  bedmould,  add  per  foot 

If  there  are  mutules  in  the  cornice,  add  per  foot 

Where  the  lozenges  (between  the  mutules)  are  coffered, 
add  per  foot 

Ionic  Pilafters,  fhaft  per  foot 

Plinther'd  bafe 

Entablature  where  there  is  a  dentil  or  fret  bedmould,  %nd 

no  modillion  in  the  cornice,  per  foot 
When  there  is  modillions  &  dentils,  or  fret  in  the  cornice^ 

per  foot 
Die  of  the  pedeftal  of  the  Doric  order,  per  foot 
Gluing  up  and  fquaring  to  the  proper  height  Sc  proje6lion, 

three-quarters  capital,  with  a  mould  for  the  abacus,  each 
Whole  capitals  to  the  Ionic,  each 

The  whole  of  the  pedeftal  at  the  fame  as  the  Doric* 

Corinthian  Pilafter,  fhaft  per  foot     i  3 

Bafe,  per  foot  -  *.  3     6 

Gluing  up  three  capitals,  each  -  1   10 

Ditto  whole  capitals  -  -  2 

The  whole  entablature,  (with  only  dentils  or  fret)  per  foot  2     2 

If  there  are  modillions  in  the  cornice,  charge  per  foot  3 
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Compolite, 


Columns,  pilafters,  bafe  capitals  and  entablatures,  at 
the  fame  price  as  the  Corinthian  order. 
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Gluing  np  columns  of  plank  to  any  of  the  orders,  per  foot  2    9 

Bafc  to  any  of  the  orders  glued  acrofs,  prepared  for  the 

turner  and  fixed  up,  per  foot  -  3     6 

Alfo  capitals  for  the  Tufcan  and  Doric,  per  foot  3     6 

If  bafe  or  capital  are  worked  by  hand,  charge  per  foot  7     6 

Fluteing  pilafters,  per  foot  -  -  9 

Ditto  columns,  per  foot  -  15 

Where  columns  are  turned  out  of  the  folid,  charge 
according  to  the  trouble  of  procuring  the  fluff, 
fawing  them  off,  hewing,  and  attendance  on  the 
boring,  turning  and  fixing  up. 

Additional  Prices. 

Open  newel  ftairs  bracketed  plain,  the  rails  knte'd  and 

miter*d  on  the  poft,  3  feet  going,  price  '     .  14 

Quarter  paces,  ea^h  -  -  10 

Half  paces,  each  -  -  15 

Such  flairs,  3  feet  6  going,  price  -  16 

Quarter  pace,  each  =  -,  12 

Half  pace,  each  -  -  17    6 

Ramps  in  the  hand  rail,  each  -  1 

Ditto  in  the  half  rail  worked  by  hand  -  1 1     S 

If  turned,  value  accordingly. 
For  Mahogany  rail,  add  -  2     6 

Level  wainfcot,  flat  pannels,  per  yard  «  12     6 

Ditto  do.  rais'd — ^beaded,  per  yard  -  14 

Raking  wainfcot  taken  between  the  moulding,  ogee  or 

ovolo  and  flat  pannel,  per  yard  .     -  17     6 

Rais'd  pannels  beaded,  per  yard  -;  1 

Moulding  fprig'd  on  flat  pannels,  per  foot  lineal  2 

Ramps  in  wainfcot,  each  -     •  -  3     5 

Wainfcot  not  pannel'd,  dedud^  per  yard  Is,  4c/, 
Fluteing  newel  polls,  each  -  10 

Ditto  pilafters,  each  2-|  wide  r  3 

If  the  fteps  and  rifers  are  glued  together  with  brackets, 

dove-tail'd  into  the  rifers  at  the  back,  for  each  ftep.  X     3 

If  brackets  other  than  plain  are  ufed,  charge  accordingly. 
Open  newel  ftairs,  as  before  mentioned,  4  feet  going,  per  rife     1 7     6 
Quarter  paces,  each  -  -  17     6 

Half  paces,  each  -  •?  1 

Such  ftairs,  4  feet  6  inches  going,  per  rife  19 

Quarter  paces,  each  -  12     6 

Half  paces,  each  -  15 

Such  ftairs,  5  feet  going,  per  rife  -  1 

Quarter  paces,  each  -  110 

Half  paces,  each  -  -  112     6 

Quarter  paces  of  narrow  boards  grooved  and  nailed 
in  the  edge,  add  Qne-third% 
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Quarter  paces  of  narrow  boards  dowelled,  add  one- 
third. 

If  the  half  paces  have  more  than  one  foot  opening, 
add  in  proportion.  ,' 

Stairs  with  continued  rails,  the  fteps  §<;  rifers  dove- 

taird  together,  the  fteps  and  bearers  properly  fecured 
for  the  flrait  part,  3  f$et  going,  per  rife 

3 — -3  going,  per'  rife  - 

•  '  S — :6  gotngv  pet- rife 

Circular  part  S-i-^3  going,  per  rife  - 

3 — 6  going,  per  rife  - 

The  ftrait  part  of  the  ftring  with  one  face  funk  or  mould- 
ing laid  on,  per  foot  linfal   ,•  ,       - 

Circular  part  of  ftring"  oiTe'''face  fpf  ^dr/mpulding laid  on, 

per  foot  lineal  -  -  4     6 

Strait  part  of  rail  of  mahogany,  including  ballufters, 

per  foot  lineal  v,;  _       .  •_    '  ■  5     6 

Circular  part,  per  foot  lineal  -  1 

When  continued  rails  are  vaneered  on  the  top  on  a  miter, 
and  a  ftrip  inlaid  along  the  middle  for  thp  ftrait  part, 
per  foot  lineal  -  •''*'?-'=/-  12 

Circular  part  in  proportion  to  the  opening,  per  foot  from 
30^.  to  -  -  2 

Each  goofe-neck  in  the  rail  -  7    6 

Ditto  in  the  half  rail  -  -  4 


1     6 


Note — Circular  ifkirting  half  rails,  .&:c.-  charge 
the  fame  as  for  geometrical  flairs,  Sc  if  any  (lairs 
than  thofe  here  defcribed,  charge  in  proportion. 


£*    s.  d'. 


Geometrical  Stairs,  from  3  feet  to  3—3  going, 

Aeps  and  rifers  dove-tail'd  and  glued,  the  bearers  well 

fecured,  per  rife  '  iCK^t..  -  15 

(Circular  ftring  of  plank  glued-up,  one  face  funk,  per  foot 

lineal  ,;.::;_  .  39 

'Or  if  the  moulding  is  laid  on,  the  fame  price.- 
Katl  of  mahogany  glued  in  thickneffes,  including  ballufters 

for  one  ftory,  per  foot  lineal  -  17     6 

If  two  ftories  ditto  -  16 

If  three  ftories  ditto  -  15 

If  the  rail  is  vaneered  on  the  top  on  a  miter,  and  a  ftrIp 
■•    of  holly  or  other  wood  inlaid  along  the   middle  of  the 

rail  on  the  top,  charge  per  foot  lineal  15 

When  a  fcroll  of  one  and  a  half  revolution  is  vaneered  Sc 

inlaid  as  before  mentioned,  charge  -  10 

^'  Thefe  fteps  are  fuppofed  with  plain  brackets,  and  to 
have  two  or  three  balluftersupon  each  of  them,  Sc 
if  the  ballufters  are  fluted  or  otherwife  than  turned, 
value  them  in  proportion. 
Half  rails  to  thofe  ftairs,  per  foot  lineal  -  5 

Ditto  of  mahogany,  per  ditto  -  7    & 
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j^".  s,   a. 
Ground  under  half  rail  -  -  1 

Circular  jfkirting  of  plank,  with  moulding  on  the  edge, 

per  foot  lineal  -       .  -  3 

Each  landing  of  fuch  flairs  -  I 

Kirbs  of  plank  to  form  the  circle,  per  foot  lineal  9 

Partitions  ftudded  circular,  per  fquare  -  15 

Eliptical  Stairs,  from  3  feet  6  to  4  feet  going,  all  well 

fecured,  per  rife  from  176-.  to                            -  18     9 

Strings  of  thofe  -flairs,  done  as  aforefaid,  per  foot  lineal  3     9 
Rails  of  mahogany  glued  in  thicknefTes,  including  balluf- 

ters  for  one  fiory,  per  foot  lineal                         -  18     6 

For  two  ftories                do.                                -  17 

For  three  flories              do.                                  -  15 

Brackets  opened  plain,  from   Is.  6d.  to                        -  3     9 

Skirting  of  plank  mouldings  nail'd  on,  per  foot  lineal  3 

Kirbs  of  pla'nk-!    i    -                                          do.  9 

Partitions  fludded  eliptical,  per  fquare                      -  ]5 

Landings,  each  froriL*2.2^.  6d.   to                        -  13     9 

Half  rails  of  poplar,  per  foot  lineal  ■                        -  -39 

Ditto  of  mahogany,  per  foot  lineal                           -  5     3 

Ditto             do.  with  the  back  to  fuit  the  hand,  per  foot  7  .  6 

Ditto  poplar,    Avitli  ditto,  per  foot                             -  5 

Grounds  under  thofe  rails,  per  foot  lineal                     -          -  1 
Ramps  to  thofe  flairs,  value  according  to  the  labour. 

2^ate — The  going  of  thofe  flairs 'is  from  the  wall  to 
the  out-edge  of  the  nofeing. 

£*   s,    d. 
Pilafters  plain  to  OUtflde  doors,    5   inches  and  an 

half  wide,  per  foot  lineal 
Open  ditto,  fame  breadth,  per  foot  lineal 
Fluted  ditto,  dp.  do. 

Counter  fluted  ditto  for  the  part  fo  done,  per  ditto 
If  broader  than  5-^-,  add  per  lineal  from  2d.  to 
Attic  bafes  to  pilafters  5|-  inches  broad,  each  from  4.?.  6c/.  to 
Capitals  plain,  each  f^om  3^.,9c^.  to 
Plinths  with  fub-plinths,  each  from  ^s.  6d,  to 
Ditto  of  red  cedar  or  mahogany,  each  from  Ss.  to 
Grounds  under  the  whole  where  flat  caps  are  ufed 
Flat  caps  (plain)  to  outfi4e  doors,  3  feet  3  inches  ,yvide 
clear,  including  the  architrave,  frieze  and  cornice,  per 
foot  lineal  -  _  6 

Covering-  the  cornice  for  lead,  per  foot  -  g 

For  each  break  in  the  bedmould  -  1 

Ditto  in  the  bedmould  ftjid  cornice  -  1     g 

Fluting  architrave,  per  foot  lineal  ]>y.  to  -  16 

TrulTes  coffered,  each  -  -  3 

Single  architrave  broke  over  trufs,  per  foot  lineal  9 

And  for  each  break  .  -  6 

Common  fret  or  dentil  bedmould,  add  per  foot  -  1     S 

Breaks  in  fuch  bedmould,  each  -  1     9 
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If  the  impoft  moulding  the  fame  as  capitals  is  continued 
acrofs  the  opening  of  the  door,  charge  per  foot  lineal 
from  Is,  6d,  to  -  -  2 

Grounds  under  the  whole,  per  foot  -  9 

Annulets  to  fides,  &c.  of  door-ways,  per  foot  lineal  6 

Flat  caps  to  doors  4  feet  6  opening,  add  one-fourth 

advance  on  thofe  of  3  feet  3. 
And  if  larger  or  fmaller,  value  in  proportion. 
A  plain  pediment  over  fuch  pilafters  when  the  door  is 
3  feet  3  opening,  including  additional  grounds  Sc  rough 
covering,  charge  -  -     »  3  10 

A  pediment  with  common  fret  or  dentil  bedmould  4    5 

Key  with  the  front  fluted  or  double  o^ee  and  bead,  from 

7s,  6d.  to  -  •  113 

Ditto  returned  to  the  fafh,  add  1^.  6d,  to  2    B 

Plain  pediment  to  door  4  feet  6  wide,  including  additional 

grounds  and  rough  covering  -  5     5 

Pediments  executed  to  the  Doric  order,  charge  at 
double  the  price  of  plain. 
Three-quarter  columns  7-^  inches  diameter,   of  pine   or 

poplar,  per  foot  lineal  -  -  3     6; 

Such  columns  of  red  cedar  or  mahogany,  per  foot  lineal 

from  Ss,  6cJ,,  to  -  4 

Attic  bafes  glued  acrofs  of  fuch  wood,  per  foot  lineal  5 

Ditto  of  pine  or  poplar  glued  acrofs  do,  4 

Doric  capital  plain  glued  acrofs  do.  4 

Ditto  of  mahogany  or  red  cedar  do.  5 

Imports  fame  as  capitals,   continued  acrofs  the  door-\^ayi 

per  foot  -  -  "2 

Ground  under  impoft  r  -9. 

Architrave  over  columns  and  continued  acrofs,  per  foot 

lineal  -  -  2 

Frieze,  (plain)  meafured  from  bottom  of  architrave  to 

bottom  of  plancier,  per  foot  fuperficial  I     % 

Fluting  that  part  of  the  frieze  over  the  columns  only^ 

7^.  6d.  to  - 

Breaks  in  the  architrave,  each 
Circular  architrave  plain,  per  foot  lineal 
Ditto  fluted  (one  face)  per  ditto  Is,  Sd,  to 
Circular  annulets,  per  foot  lineal 
Architraves  over  columns  only 
Breaks  in  bedmould,  each  -  - 

Ditto  acrofs  the  cornice 
Beading  cornices,  per  foot  lineal 
If  raking  planciers  are  panneled  with  aflragals  circular  at 

th«  corners,  per  foot  lineal  2d,  to 
Fluteing  plancier  lengthways,  per  foot  lineal 
Ditto  crofsways  ditto 

Fluteing  plancier  acrofs  with  flicUs,  per  foot  lineal  2^.  to 
Ditto  faci*  ditto  ditto  Is,  to 
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j[iough  cover  of  cornices,  per  foot  fuperficial  6 

Rofes,  urns  and  human  figures  of  compofition  laid  on  the 

frieze,  1j.  to  -  -  16 

Ditto  in  formed  rijcefles,  from  3^.  to  .  3    9 

Fluting  columns  of  7  to  10  inches  diameter,  per  fuperficial 

foot  '2s.  6d,  to  -  -  8 

Counter-fluting  fuch  columns  for  the  part  fo  done, 

add  one-half. 
If  the  columns  are  red  cedar  or  mahogany,  add  more, 
one-{ixth. 
Grounds  of  ^  boards  flrait  part,  per  fuperficial  foot  1 

Ditto  2  inches  thick  -  '  13 

Circular  grounds  inch  thick  from  top  of  impoft  to  the 

fummit  of  the  pediment,  per  fuperficial  foot  I     6 

Ground  under  pilafters  in  entries,  per  fuperficial  foot  6 

Doric  pilafters  in  entries,  the  ftiaft  plain,  8  inches  widej 

per  fuperficial  foot  -  16 

Ditto  opened,  the  fame  breadth,  per  fuperficial  foot  2 

Ditto  fluted  -  -  2     6 

For  the  part  counter-fluted,  add  per  foot  -  1 

Doric  capital,  per  foot  lineal  -  5 

Ditto  baies  and  plinths,  with  fub-plinths,  per  foot  lineal  4 

£'   -5.    d. 
flain  grounds  cut  circular,  well  glued  and  fecured  on  fuch 

pilafters,   for   each  fide   fo   done,   per   fuperficial   foot 

meafured  from  the  top  of  the  capital  to  the  height  they 

extend  -  -  6 

Ground  rough  oi*  ribs  for  each  fide  fo  done  -  3 

Aftragals  to  form  pannels  on  the  plain  grounds,  angular 

or  ftrait,  per  foot  lineal  -  -  3 

Plain  circular  foffits,  per  foot  lineal  -  16 

Soffits  circular  in  entries  opened  in  pannels,  per  foot  lineal  3     6 

Ditto  framed  in  pannels  ditto  6     6 

Plained  and  fluted  architraves  and  keys,  fame  price 

as  thofe  to  frontifpieces. 

For  Eliptical  Arches  charge  one-third  more  than 
thofe  that  femicircular  or  fegments  of  circles. 
For  ornamenting  the  cornice  of  pedeftals,  mouldings  with 
fluting  in  perpendicular  fpaces,   worked  with  a   plane 
without  rofes,  add  per  foot  lineal  -  6 

Such  cornices  fluted  in  fpaces  by  hand,  add  per  foot  8 

Ditto  fluted  alone  by  hand,  add  per  foot  10 

Ditto  with  chain  frets,  add  according  to  the  labour,   per 

foot  from  8d,  to  -  -  2 

Charge   for   rofes,   mouldings,    Sec.   as   directed   for 
compofition. 
Plain  pilafters  or  pedeftal  walnfcot,  each  7     6 

Open  ditto  ditto  -  9 

Fluted  ditto  ditto  «  12 

Pedeftal  mouldings  are  meafured. 
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Doors  and  frames  to  dteflers,  x  inch  mouldings, 

ovalo  or  ogee,  pannels  raifed,  beaded,  per  fuperficial 

foot  1j.  to  -  -  12 

Mahogany  doors,  fingle  framed,  with  |-  ogee  or  ovalo,  fix 

flat  pannels,  per  fuperficial  foot  -  2 

Ditto  double  framed  and  flat  pannels,  per  fuperficial  foot  2     9 

Ditto  double  framed  in  the  beft  manner  and  the  pannels 

raifed  on  both  fides,  per  fuperficial  foot  3     6 

Cock  beads  or  flat  pannels,    charge  the  fame 
as  if  the  pannels  are  raifed. 
Infide  fhutters  of  the  beft  kind,  three  laps  on  each  fide, 
framed  with  mouldings  both  fides,   4  pannels  in  each 
fiiutter,  all  cut  acrofs,  per  fuperficial  foot  4 

Ditto  with  two  laps  each  fide,  all  cut  acrofs  near  the 
middle,  of  the  fame  dimenfions  and  manner  of  framing, 
per  fuperficial  foot  -  3     3 

Square  foffits  to  window  frames,  per  foot  lineal  .   !■  .4' 

Splay 'd  foflits  ditto  1     6 

If  thick  walls  and  the  fame  fhutters  only  two  laps, 
or  larger  windows,  charge  a  lefs  price  in  proportion 
to  the  labour. 

£,    s,   d, 

Bife£lion  Safhes,  (fingle  frank'd)  i|  inches  thick, 

12  by  16  inches,  per  light  -  2 

Ditto  1|  thick,  12  by  18,  per  light  2     4 

Ditto  13  or  1 4  by  22,  per  do.        ,  2     9 

Ditto  l-f  15  or  16  by  24  to  26,  per  do.  3     4 

Ditto  2  inches    18  or  20  by  30,  per  do.  3     9 

If  doweled,  add  per  do.  _  -  3 

Double  frank'd,  add  per  ditto  -  2 

Fan  Safhes,  (plate  fig.  3)  principal  lights,  each  4 

Subdivifions,  each  _  _  2 

Ditto,  fig.  4  to  7  inclufive,  principal  lights,  each  5 

Subdivifions,  each  -    .  -  2 

The  aforefaid  fafhes  are  to  be  framed  at  that  price, 

if  otherwife,  value  according  to  the  labour. 
If  metal  rabbets  are  ufed,  charge  for  the  trouble. 
N.  B.     All  principal  lights  are  inclofed  by  the  full 
thicknefs  of  the  framing. 

£*   ^.    cL 
Tan  fafnes,  fig.  8,  principals,  each  -  5 

Subdivifion,  each  -  -  2     6 

Pig.     9,   all  principals,  each  -  4     6 

Fig.  10,  ditto,  each  -  5 

Sky  lights  on  roof,  charge  per  foot  lineal  4 

Cheeks  to  fl;y  lights,   charge  in  proportion  to  the 
workmanfhip. 
Venetian  fllUtterS,  the  ftiles  &  rails  of  two  inch  fiuff, 

per  foot  lineal  -  -  6 
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Blinds  to  ditto,  per  foot  lineal 

Aftragals  to  ditto  -  -  2 

if  the  blinds  are  made  to  turn  on  pins  with  rods,  add  per 

blind  flat  -  -  9 

All  fcafFolding  neceffary  for  hanging  fuch  flnitters  to 
finifh  a  houfe,  charge  in  proportion  to  the  time. 
For  framing  and  foot  boards  to  double-pitched  roof, 

per  foot,  charge  lineal  -  I 

For  fhingling  the  eave-courfe  of  the  upper  pitch,  per  foot 

lineal  -  -  1 

For  the  fourth  ftory,  frarning  of  girders  and  floors 
of  jolfts,  charge  one-fixth  more  than  for  othei^ 
framing  of  the  fame  fized  flufF. 

For  buildings  that  are  from    36   to   50  feet  high  to 
the  eaves,  add  to  the  upper  floor,  roof  8c  fliingling, 
per  fquare  from  one-twelfth  to  one-eighth. 
For  cornice,  add  per  foot  fuperficial  one-twelfth. 
If  fliingling  is  neatly  butted  a-flant,  9  inch  courfes,  add 

per  fquarp  -  -  15 

Arch'd  dormer  windows,  4 — 6  to  5 — 6  high — to 

the  fpring  of  the  arch — fluted  pilafl:ers  fret  bedmould — 
fhingled  cheeks  from  ^.9  to 
If  two  feet  fliingles,  add  from  1 5s.  to 
If  open  brackets,  add  from  15^.  to 

Thefe  dormers  are  fuppofed  to  be  on  a  roof  of  a 
middling-  pitch,  or  more,  if  a  third  fpan. 

Outfide  Cornice  to  that  part  of  houfes  built  nearly 

femicircular,  charge  i  more  than  for  fimilar  cornice 

that  are  fl:rait. 
If  fuch  cornice  are  vaneered  or  v/orked  by  hand  out 

of  the  folid,  charge  one  and  a  quarter  more  than 

for  fimilar  cornice  that  are  flrait. 

Cornice  to  Octagons,  add  |   more  than  others 


11 

5 

1 

2 

1 

10 

that  are  ftrait  and  fame  kind  of  moulding. 


£■ 


Covering  octagons,  with  boards  rough  for  copper,  including 

bridging,  per  foot  fuperficial  o 

Shingling  o£tagon,  add  three  prices  per  fquare  more 
than  for  fimilar  courfes  in  fquare  buildings. 
Covering  femicircular  roofs  for  copper,  including  bridging, 

per  foot  -  _  4 

Shingling  fuch  roofs,    add  per  fquare  more  than  for 
fimilar  courfes,  in  fquare  buildings,  four  prices. 

Outfide  Covelian  Cornice,  fret  bedmould,  girting 

3§  incHes,  per  fuperficial  foot  2     3 

Ditto  with  Roman  dentils,  fame  dimenfions,  per  do.  2     6 

Cornice  with  bracket  modillions,  the  fides  funk,  plain  bed- 
mould,  girting  33  inches,  per  fuperficial  foot  2     3 

E 
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Corinthian  Cornice,  the  modillions  with  leaves  oflead 
cut  by  the  carpenter,  fret  beclmould,  girting  39  inches, 
per  fuperficial  foot  -  «.  3     g 

Counter  flooring  of  houfes,  per  fquare  -  1 

Furing  walls  ditto  10 

Plank  Floors,   two  inches  thick,  rough,  per  fquare  8 

Ditto  jointed                               -                               -  14 

Ditto  plained  and  jointed                              -  18     9 

Ditto  plained,  jointed  and  tongued                       -  1     G 

If  fapt,  add  per  fqaare  to  either  of  thefe  7     % 
Plank  partitions  two  inches  tliick,   planed  both  (ides  and 

grooved,  per  fquare                       -                       -  110 

If  fapt,  add  per  fquare                                     -  7     6 

Store  Door  Frames,  large,  from  two  to  four  ftories 
high,  fcantling  6  by  9  inches,  full  trimmed,  per  foot 
lineal  -  -  1 

Ditto  fcantling  7  by  14,  per  foot  -  1     6 

Piank  pannels  dividing  the  doors  let  in  8c  miter'd  mould- 
ings, each  -  -  7     6 
Grains  to  hoift  into  the  different  frories,  that  part  fixed 

outGde,  each,  according  to  the  work. 
Frames  for  the  wheels  St  rolers,  &  fixiiig  them — ditto. 
Girders  in  the  lower  floors  of  houfes  and  llores,  not 
*    mortifed,  but  the  joiR  laid  on  them,  charge  two- 
thirds — thef  price  of  girders  the  fame  price  they 
are  per  foot  lineal.  ' 

jtlough  fupports  to  fuch  girders,  either  fquare  or  round, 
tennanted  into  the  girder,  for  every  inch  in  diameter 
charge  perinch  -       '  ,         -  1 

Neceflary  Houfes,  Floors,  Seats  and  Rifers, 

Per  fuper£cinl  foot  Sd.  to  -  -  6 

Cutting  each  hole  9cL  to  -  -  16 

Seats  of  plank,  double  price. 
Framed  or  clamped  covering  of  feats,  each  35.  9d.  to  5 

Hanging  (lilcs  and  rails  to  ditto,  framed  per  foot  lineal  4 

Boarded  neceffary  houfes,  planed  both  fides  and  grooved, 

per  fquare  20s,  to  -  -  1     5 

Top  framing,  rough,  per  foot  lineal  -  3 

Ditto  planed  do.  '       -  -  4 

Framing  floors  of  oak  or  pine,  per  foot  lineal  -  3 

Ditto  red  cedar  -  -  5' 

Fencing,    planed  both  fides  and  grooved,  fhort  pannels 

let  into  grooved  polls,  per  fquare  20^.  to  15 
Dreffing  red  cedar  ports                       -                        -  2     6 

Grooving  both  edges,  per  poll  -  2 

Ditto  pine  fcantling  planed,  per  poil  *  3 
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Capping  Brick  Walls,  9  inches  with  plank  3  or  4 
inichts  thick,  bevelled  to  both  edges  upon  the  top,  per 
foot  lineal,  \s.  Sd,  to  -  -  1 

Ditto  14  inch  walls  in  fame  manner  \s.  9d.  to  3 

Ditto  with  plank  miter'd  on  the  top,  the  edges  dowelled 

or  fcrewed  together,   and  the  top  bevelled,  2^.  6d,  to  92 

Stables  fimfhed  with  columns  and  arches, 

the  boarding  over  each  opening,  neatly  planed,  grooved 

and  ftrait  joint,  taken  from  the  impoft  to  the  cieling, 

including  the  ribs,  per  fuperficial  foot 
GofHts  glued,  plain,  per  foot  lineal 
Mouldings  circular,  per  foot  lineal  9d,  to 
Columns  from  6  to  9  inches  diameter  12^.  6d.  to 
Racks  framed,  beading  miter'd,  of  the  beft  kind,  per  foot 

lineal,  3^.  Sd.  to  -    • 

Wainfcot,  bead  and  fiufli,  per  foot  fuperficial 
Manger  of  plank,  befl:  fort,  per  foot  lineal 
Supports  framed,  plain  beaded,  each 

Boarding  over  racks,  neatly  planed  and  grooved,    flrait 

joint,  per  fuperficial  foot  -  -  4 

Strips  aflant,  between  the  rack  and  wall,   each  pf  then> 

per  foot  lineal  -  -  .         '''I' 

Strips  crofswife,  per  foot  lineal  for  each  of  them  2  * 

Clofe  ftalis,  i-  bearers  fcolloped,  and  Capt  with  iron  hoops 

on  the  partition,  including  the  polls,  each  18     9 

Stalls  opened  with  vertical  bars,  tenoned  into  the  rails  ^ 

boarded  below,  including  poll,  per  flail 

Cellar  Doors  to  flone  cheeks  and  fills,  hung  in 

four  parts,  of  narrow  boards  ^  thick  and  lined  4  feet  6 
wide  clear  -  -    . 

Such  cellar  doors  with  hinges  infide 

Counters  in  (lores  &  ihops,  per  plate  fig.  l,  for  the 

top,  fide,  partitions  Sc  bottom,  p.  foot  fuperficial  4d*  to  6 

Mahogany  tops,  per  fuperficial  foot,  9d,  to  1 

Plinths  and  mouldings  the  fame  price  as  other  of  the  fort ; 
drawer  dove-tail'd  2  to  3  feet  long,  5  to  7  deep,  each 
5^.  to  -  -  -  7     6 

Garden  feats  with  the  backs  framed — open  the  arms 
framed  as  per  plate,  fig.  1.  according  to  the  work. 


I     2 

6 

£'  ^' 

d. 

1   17 

6 

2     5 

[^Copy  Right  fecured  according  to  Law.^ 


Contents  of  the  foregoing  work. 


Page. 
Common  deling,,  joijisyl^c,  3 

Girders          "           "  3 

Roofs           -           -  4 

Shingling^  ^c.       -       -  5 

Nece/Jary-Hozifes  5 

Dormer  windows  6 

Ridge  dormers           -  6 

Trap  doors^  Iffc  6 

Door  frcmies            -  6 

Window  frames         -  6 

Moulding  fills           -  7 

/w/?*:/^  door  frames  7 

Cafings           .           -  7 

Weather -hoarding  8 

Floors          -            -  8 

Partitions         -         -  p 

Doors           -            -  9 

Pannel  doors          -  10 

Shutters         -         -  1 1 

Venetian  fh utters  1 2 

/«//<i^  fhutters         -  12 

Safhes           -           *  12 

S^ow  windows         -  13 

Circular  fhow  windows  14 

Wainfcot         -         -  14 

Stairs           -           -  15 

Shelves         -          -  16 

Skirting          -           -  16 

Cor?2ice         -          -  17 

Architraves           -  17 

Pedi?nents       -         -  18 

Level  cornice          -  19 

Mantles         -         -  19 

Tabernacle  frames  20 

-F/^/j          •          -  So 


Balconies 

Page* 
20 

Lattice  work 

21 

Lintles 

21 

Cellar  doors 

21 

Porches         -          - 

22 

Gutters 

22 

Trunks 

22 

Capping  walls 
Fences 

22 
22 

Capping  fences 
Palifade  fence 
Gates  in  walls 

23 

23 

24 

Gates  for  pajlures 

24 

Centers 
Racks 

24 

24 

Racks  and  mangers 

25 

after ns  for  Breweries  25 

i^5r  Sugar -Houfes  2^ 

Cifterns  for  Difiilleries  25 

A^/'r^j  y^^r  wells  26 

Hatter's  planks,  Effr.  26 

Pilafiers  and  columns  16 

Ionic  pilafters  -  26 

Corinthian  pilafler  26 


0-  Additional  Prices — 

The  articles  fpecified  in  27 

Ditto  -  -  28 

D/V/o  -  -  29 

£)///<?  -  -  30 

Ditto  -  -  31 

Ditto  -  -  32 

D///^  -  -  33 

Z)/V/^  .  -  34 

Ditto  '  -  35 


^ 


I 


Deacidified  using  the  Bookkeeper  process. 
Neutralizing  agent:  Magnesium  Oxide 
Treatment  Date:  May  2004 

PreservationTechnologies 

A  WORLD  LEADER  IN  PAPER  PRESERVATION 

1 1 1  Thomson  Park  Drive 
Cranberry  Township.  PA  16066 


WW 


m^m 


m¥'^'^:;m^^^^ 


Sv^'vV;^^ 


J   -    ^/^ 


:  •  if  i 


,r  ^ 


:^W;iv 


^    O  ,^    ,.  V   •  !  V 


iV^^j^ 


i.<^;v/fv,aeffli^| 


■-'■7      '^  V'^  -"y  '^ 


WF^ 


m 


l^BVh^f 

iw 

j^ 

iMnmPir 

H 

i 

a '  !^.y-^~'^y,:'^y' 


:;V'r:«\^y^; 


rwc 


v-^.^V' 


I^uv^- 


m'l^^ 


LIBRARY  OF  CONGRESS 


0  012  251  109  1 


.idm 

pi,. 

■^A 


k^tli^^ 


:l^f^r 


^4  ''^*Tji'f 


-if 


